u 




: Garmanv 


CLASS!FICAÏI 0 N_SË 2 Eg 





í\Eir vjr% ! 




25X1 

25X1A 


Uoh ori’he ide Airf ieid 


'iLUAT IDN^ 

:'£ Oi CCïNTEN'í 
:'E OBTAiHEO 

.’EEEíkCES — 


iee below 


JLACE OBTAINED. 


•d : 


25X1 


25X1 C 

eariy Juiie to 26 June 1 9 53 


DATE PREPARED«5JtagsaLi2§i. 


125X1A 


ENCLOSURES (no. & type). 


1- 1 sketch on ditto 


jahks . 


25X1X 


25X1X 


l w ln eariy June 1953, | i r;"~ 1. ? 

p 000 men were employed at Schorfheide airfieid. Aiieg30j.y, r,he ixel.u 4 .3 
: o bs aerviceable for aircrait in late Septemcer 1953, whiie final coiisf. 
-ion work was planned to be completed in 1954 - 0f xhe to&ai constracu ics 
costs of 50 miïlion eastmarks a 3Uin of 23 million eastmarks \iere made 
available for 1953« 


moï 5 s 'oha n 


2,/ Werk on the rurnray was in fu}.l swing in the first halx of June, Ji^h i 
four distribution points recent'ly established, the available mixing l 
mchinas were unabïe to supply the required material., Raoently, 2^»-wM* 
■>lates oí' tarred straw were used as insulating layer between the concïS'.e 

ífiabs 0 
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3, 


a 21-iaeter -wice 
3 hardstands f4 


taxiway was to be dó&Strueieu aruunu uire i < 

aircraft ware to be bo.il t along this taxiway, and that hardstands^ana ? 
turnin^ aprons v/ere to be built at the western and eastern ends ox gh& j 
runwavr Large strips of the woods north and south of %he runway vrere j 
sleared in early June 1953» 'íhere was a wooded area, about j>00 mocers * -du, 
between the runway and thê cleared stripSo f 


£ The admini s trat ivo building in the area of the quartering buiidings v;ai 
oecu.DÍed by the Soviet ‘ administration. Another quartering, building was| 
nearing , eompletiG&o 
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5o Afto r the disfciirbancss* 212 workers of the B&uimion Brand&nljurg coo ! noi 
appear at thei'* places of work orr 19 June„ Therefore, these workei r I eie 
dismissed by the constructicm staff at the airfield, The Thxierlngi t <$ 
Baugenossenschaí'tj, which employed about 200 ivorkors at the field ícr 
imloading construction material and maintenancc work on the trackc * 
canceled its work contract in June* As roplacements , about 500 congtib.ct- 
ion víorkers of the Bauunicn Nordost werc tobe hired» A total of 1,.§J 
eoasbruotion worksrs were employed at the field in late June, 

6 A third mixing .lnstallation was under constru.ction in the a&stern së td on 
o:f the field in June, It was half eorapleted by 26 June« Work uas czM •leted 
on'tífe water conduit from Beber Lake to this installation* 'Strips 1 í nc 3 
on the runway were entiroly concretedo Strip 5 was concreted to a lé gth 
of 'about 2 s S00 metsrs and strip 2 to about 2 S 000 taeters by 26 June* t : he • 
concreting work was delayed and leveling had to be resusnsd on tbe ~sé 'avat- 
ed area beeari&e of hoavy rainfall during the second half of June., ï'ë mem 
13 April and 20 June, a runway area of $7* 334*82 square i&sters nad h er 
concreted., Kxcfivation work on" the nev taxiways was dons by 'seraoers J -Mcíh 
dag 20 cm deap. 
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In J une, | | a disperssl area 

eatjh* allegedly vith a tank installati.on-, was to be built at the eaé.ern anct 
western ends of the runway, I 


Án area, 800 netsrs square, locatéd approximataly in the middle oí' t e 
field and 150 i&eters north of the northern edge'of the runway^ was i 
cleared of woods for an imdetermined purposQ« I 


9, Construction super5.niendent Koetz (fnu) stated that 9 upon completid of. 
the construction. in forést sections Nos 124*125 and 126, which at p eeeni 
were 95 percent complet&d, the construction workers were to be mrM .-.yed 
for the constructi n of an underground fusl dump, 

10. the following construetion materials arrived at the field between 

8 Felxma.ry and 20 Junes 

14 P 923 tons o:f Portland ceraant? •! 

18., 568,, 58 to:as of 7/15-type chíppingsj ! 

26 802, 04 tons of 15/30-type chippings; i 

6:2^439^44 fons of gravels . . * i 

517., 2 tons of coal 0 i 

lat&rial consumcd between 13 Apr.il and 20 June included: 

J.i,.r>9,6l tons of Poriland cementf 
10 r 346. ,43 tons of 7/15-type chippings; 

13 v 96.3.% 23 tons of 15/30-type chippings; 
i4 ; ,836,47 tons of gravelo 

i i. pr&vious ro.fc.io of mixture was changed as follows beeap.se of th.a 1 

qmlity of .the gravel receiveds 300 kg of Portland ceaent, 298 kg ■>£ 

?/l5 - type chipplngs, 391 kg of 15/30- typs chippings* l.,310 kg of 

am 103 kg oí' vafcer* 



l2c % an or-der issued during- the second half of June* after tjork hour.« t 
all construction plawí had to bs handed over to Schiele (fnu ) 9 
and. registrarg who kept the docments in a safe., Ths constructirm stkxí 
at thefield hired construction workers and construction maohine?* feá- the 
Bs.uunioh Mordost.-, t ■ > 
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